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PUBLIC  LIBRARY 


DECLARATORY 

impmcgmesodYRes.  No.  1179-1965 


For  the  Vacation  of  the  alley  between 
Wayne  Street  and  Washington  Boulevard  from 
the  west  property  line  of  Webster  Street  to  a 
point  139  feet  west  thereof. 


Resolution  Adopted^  Sept.  22,  1965 


Confirmed:  Oct.  21,  1965 


Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed: 

Dec.  2,  1965 


DECLARATORY  RESOLUTION  NO.  1179-1965 

For  the  Vacation  of  the  alley  between  Wayne  Street  and 
Washington  Boulevard  from  the  west  property  line  of 
Webster  Street  to  a point  139  feet  west  thereof. 


PLANS  ORDERED: 

ADOPTED:  Sept.  22,  1965 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Sept.  25  & Oct.  2 1969 

Notices  mailed  Oct.  8,  1965  * 

HEARING  ON  CONFIRMATION:  Thurs.,  Oct.  21,  1965  3:30  p.  m. 

CONFIRMED:  Thursday,  October  21,  1965  3:30  p.m. 

ASSESSMENT  ROLL  ORDERED:  October  21,  1965 
ASSESSMENT  ROLL  APPROVED:  Nov.  8,  1965 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  Dec.  2,  1965  3:30  p.  m* 

NOTICE  SERVED*  Nov.  18,  1965 


ASSESSMENT  ROLL  CONFIRMED* 


December  2,  1965 


k cJO-  .' 
Otl.'IX 


OtJ  •:  Od3X  UUIX 


DECLARATORY  RESOLUTION  No. 


1179 


1965 


For  the  Qp^i-og- — wvk». o f the alloy 

between  Wayne  Street  and  Washington  Boulevard  from  the  west  property  line  of 
Webster  Street  to  a point  139  feet  west  thereof, 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  'Wayne,  Indiana,  that  it  is  desired  and  doomed 
necessary  to  vacate  the  alley  between  Wayne  Street  and  Washington  Boulevard  from  tno 
west  property  line  of  Webster  Street  to  a point  139  feet  west  thereof. 


All  as  shown  by  a plan  of  such  proposed  Vacation  ■— • ,>~~r  odar.>»a4taa» f 
•j  • >ove  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  Ih 

Fort  Wayne,  Indiana 


The  cost  of  said  Vacation „■  si-.?, 

sessed  against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation h C-p  • 
o tr  ;-- r ■ wlali^r  pwrpaaaa i is  described  as  follows:  Lot  No*  2?  Meyer  Investir.fr nr 

& Realty  nodition;  and  Lots  468,  469..  473.  474  and  475.,  Hanna’s  Addition.  Po to 
additions  are  inclusive  to  the  City  of  Fort  Wayne.  Indiana. 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  Sir.., 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessment: 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  . ) 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne.  Indiana  be  or  be  held  respons:  ole  re 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  b>:  ; 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  lor  -mch 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


— TliL.i-j<aaafian  of  the  above  described shall  be  subject  to  an  paspmpnt  fnr  the  u°e  n*  

City  of  Fort  Wayne,  Indiana,  anerdflw:^.  ■ , Jw.;:, w 'ili'' ; y . '.  . . : :.  vamtenance  of  sewers. 

::ai£a-Jnr  w “r.r^os^^lecmc""pole  lines  and  conduits,  telephone  Yu ^ 


All  Streets,  lots  and  lands  affected  by  the  above  described  5re situayei-.  in ^ 

south  ore  half  of  Section  Two.,  Township  30  north.,  Range  12  east  and  lie  wholly 
within  . e corporate  limits  of  the  City  of  Fort  Wayne  Indiana. 


1179 


-3425- 


Passed  and  adopted  by  the  Cpmmon  Council  of  the  City  of  Fort  Wayne,  Indiana,  as 
Resolution  No.  R-27-65  on  the  24th  day  of  August,  1965. 


Presented  by  me  to  the  Mayor  of  the  City  of  Fort  Wayne,  Indiana,  on  the  25th  day  of 
August,  1965  at  the  hour  of  10:00  o'clock  A.M.,E.S.T. 


We,  your  Committee  on  finance  to  whom  was  referred  an  Ordinance  ratifying  and  approving 
a certain  contract  by  and  between  Dr.  Robert  E.  Blake  and  Glen  C.  Walbridge,  d/b/a  National 


WHEREAS,  on  the  5th  day  of  August,  1965,  the  City  of  Fort  Wayne,  by  and  through  its 
Mayor  and  Board  of  Public  Works,  entered  into  a certain  contract  with  Dr.  Robert  E.  Blake 
and  Glen  C.  Walbridge,  d/b/a/  NATIONAL  SERV-ALL  COMPANY,  for  the  disposal  of  garbage  and 
rubbish  in  the  City  of  Fort  Wayne,  said  garbage  and  rubbish  to  be  collected  once  a week 
from  each  dwelling  unit  at  a price  of  $10.73  per  dwelling  unit  per  year: 


NOW,  THEREFORE,  BE  IT  ORDAINED  BY  THE  COMMON  COUNCIL  OF  THE  CITY  OF  FORT  WAYNE,  INDIANA 


ATTEST: 


(SEAL) 


Walter  C.  Meyers 
City  Clerk 


Herbert  G.  Tipton 
Presiding  Officer 


Walter  C„  Meyers 
City  Clerk 


Bill  No.  S-65-08-02 


REPORT  OF  THE  COMMITTEE  ON  FINANCE 


Serv-AIl  Company,  and  the  City  of  Fort  Wayne,  for  the  disposal  of  garbage  and  rubbish  have 
, had  said  Ordinance  under  consideration  and  beg  leave  to  report  back  to  the  Common  Council 
that  said  Ordinance  DO  PASS. 


John  H.  Robinson 
Edwin  J.  Rousseau 


4 William  T.  Hinga 


Concurred  in  8-24-65. 


Walter  C.  Meyers 
City  Clerk 


Bill  No.  S-65-08-02 


SPECIAL  ORDINANCE 


AN  ORDINANCE  ratifying  and  approving  a certain 
contract  by  and  between  DR.  ROBERT  E.  BLAKE  and 
GLEN  C.  WALBRIDGE,  d/b/a  NATIONAL  SERV-ALL 
COMPANY,  and  the  CITY  OF  FORT  WAYNE,  for  the 
disposal  of  garbage  and  rubbish. 


-3424- 


l 

Bill  No.  R-65-07-15 


, / 7 I-'*?*,* 


RESOLUTION  NO.  R-27-65  ^ 



A RESOLUTION  APPROVING  PLAN  COMMISSION 
APPROVAL  OF  PUBLIC  LIBRARY  ALLEY  VACATION 


WHEREJAS  the  Fort  Wayne  Public  Library,  a municipal  corporation  of  the  State  of  Indiana 
by  and  through  its  President  arid  Board  of  Trustees,  petitioned  the  Fort  Wayne  City  Plan 
Commission  to  hold  a public  hearing  and  to  make  a recommendation  to  the  Fort  Wayne  City 
Council  relative  to  the  vacating  of  a public  alleyway  in  the  City  of  Fort  Wayne,  to-wit: 

A 14  foot  wide  alley  139  feet  in  length  between  Lots  473,  474  and  the  east  19  feet  of 
473,  Hanna’s  Addition  on  the  north  and  the  east  19  feet  of  Lot  469  and  Lot  468,  Hanna’s 
Addition,  and  Lot  2,  Meyer  Investment  Realty  Addition  on  the  south,  all  additions  to 
the  City  of  Fort  Wayne,  Allen  County,  Indiana,  the  same  being  located  west  of  the  west 
curbline  of  900  Webster  street  in  Fort  Wayne,  Indiana, 

WHEREAS  the  Fort  Wayne  City  Plan  Commission  gave  notice  of  such  public  hearing  by  due 
and  proper  publication  hereof,  and 

WHEREAS  said  public  hearing  was  held  on  May  17,  1963  at  7^30  P.M.  and  at  such  hearing 
there  were  no  objections  of  any  kind  or  character  to  the  vacation  of  said  public  way, 

WHEREAS  the  Fort  Wayne  City  Plan  Commission  at  a regular  meeting  May  24,  1965  did 
adopt  a resolution  approving  the  vacating  of  aforesaid  alleyway  and  said  resolution  was 
transmitted  to  the  Common  Council  and  made  a matter  of  record  June  8,  1965, 


NOW.  THEREFORE,  BE  IT  RESOLVED  by  the  Common  Council  of  the  City  of  Fort  Wayne  that  the 
vacation  of  said  public  alleyway  hereinbefore  described  having  been  approved  by  the  Fort 
Wayne  City  Plan  Commission  and  conforming  to  the  general  policy  and  pattern  of  development 
set  out  in  the  master  plan  of  the  City  of  Fort  Wayne,  Indiana,  and  is  ir  accordance  with 
Sec.  44,  Chapter  174  of  the  1947  Acts  of  the  General  Assembly  of  the  State  of  Indiana,  as 
amended  by  Sec.  3,  Chapter  385  of  the  Acts  of  1963  of  the  G=r‘er°i  Assembly  of  the  State  of 
Indiara  (Burns  Indiana  Statute,  1964  Replacement,,  Sec.  53-744} , the:  '"-e 

BE  IT  FURTHER  RESOLVED  by  the  Common  Council  of  the  City  of  Fort  Wayne  that  the  : acaticr 
of  sa.d  public  way  hereinbefore  described  be  and  the  same  _ bereb  approved. 


Herbert  u.  Tipton 
President,  Common  Count! . 
City  of  For:  Wayne 


Attes-;  Walter  C.  Meyers 
City  Clerk 

I / 

Read  the  third  time  I and  on 

adopted,  placed  or  . pas  ag-  Parsed 
Ayes  six 

Buchanan,  Hmea,  Nucxols,  Rob  nson, 
Nays  none 

Absent  three,  ::o-w-  ' Dui 


motion  by  Robin-.  r >e  b'  Rot  ma  ara 

by  the  following  c. 

Rousseau,  Tip  to: 


Dace.  August  24,  1963. 


Fay,  Steigerwald. 


B.O.  l52-*65  Date  October  21.  1965 

To City  Engineer 

Subject  Dec.  Res.  No.  1179-1965  - Vacation  of  Alley  between  Wayne  and  Washington 

Boulevard  from  the  west  property  line  of 
Webster  Street  to  a point  139  feet  west  thereof 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Fred  S.  Ehrman 
Robert  W.  Dahrnan 
George  F.  Gable 
BOARD  OF  PUBLIC  WORKS 

ms 

attach.  Res.  & P.0.  List 


HO 

T E D 

□ 

F.S.E. 

□ 

R.W.D. 

□ 

G.F.G. 

Date 

Signed 


Reply: 


November  2,  196b 


Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


■*  Form  Prescribed  by  State  Board  of  Accounts 

...Boardof.^  Wayne 

(Governmental  Unit) 

...Allen County,  Ind.  FQBI...  WAYNE.i....INDIANA 

PUBLISHER’S  CLAIM 


General  Form  No.  99  P (Rev.  1957) 

To .fl^WS-SEN.T.INEL r„^.eT„.„ Dr. 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 

Body  number  of  lines 

Tail  number  of  lines 


Total  number  of  lines  in  notice 


JL. 

30 

_6 

37 


COMPUTION  OF  CHARGES 


37 .lines, columns  wide  equals equivalent  lines  at«2£6$ 

cents  per  line 

Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 
amount) 


$ 8*36 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 
TOTAL  AMOUNT  OF  CLAIM 

DATA  FOR  COMPUTING  COST 


; n.36 


1 1 1 

Width  of  single  column 1.k2....ems 

Number  of  insertions J2. 


Size  of  type E.2 point 

Size  of  quad  upon  which  type  is  cast Dig: 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid.  , //  y)  !/ 


Date October  5f , 19  65 


[UJL 

Title SECREIARJ-TREASURER 


notice  to  property  owners 

Notice  is  hereby  given  by  the  Board 
of  Public  Works  of  the  City  of  Fort 
Wayne,  Indiana,  that  on  the  22nd  day 
of  September.  1965  the  said  Board  deem- 
ing it  necessary  to  make  certain  lm- 
Drovements  adopted  the  following. 

p declaratory  resolution 
NO.  1179-1965 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that 
it -is  , desired  and  deemed  necessary  to  va- 
cate the  alley  between  Wayne  Street  and 
Washington  Boulevard  from  the  west  prop- 
erty line.  of  Webster  Street  to  a point 
139  feet  west  thereof. 

All  as  shown  by  a plan  of  such  pro- 
posed Vacation  as  above  described,  now 
on  file  in  the  Office  of  the  Department 
of  Public  Works  of  the  City  of  Fort 

W&ee’  cost^of'  said  Vacation  shall  be 
assessed  against  the  property  beneficially 

afThete<Botardeboyf'  Public  Works  has  fixed 
October  21.  1965  as  the  date  on  which 
remonstrances  will  be  heard  and  consid- 
ered from  persons  Interested  therein  or  at- 
fppfprt  thereby  and  on  said  day  at 
p.m.  the  Board  will  meet  at  its  office 
for  the  purpose  of  taking  final  action  there- 

on-  FRED  S.  EHRMAN, 

ROBERT  W.  DAHMAN, 
GEORGE  F.  GABLE, 
BOARD  OF  PUBLIC  WORKS. 
ATTEST:  KENNETH  McGRAW 

9-25  10—2  ClerK- 


PUBLISHER’S  AFFIDAVIT 

State  of  Indiana 


State  of  Indiana  ) 
ALLEN....  County  } 


Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned MARTHA...  L.., BRANNING who,  being  duly  sworn,  says 

that ,S..he  is SECREIARY-IRHASURER 0f  the 

NEWS -SENTINEL 

a DAILY. newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ( „f  FORT  WAYNE.  INDIANA 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for 2. time.../iSpIt^e  dates  of  publication  being 

as  follows: 


September  25, 
October  2r  19& 


Lll'r 

: / . 

m 

W'UcuUt 

5th 

Subscribed  and  sworn  to  before  me  this ri..TiT....day  of .J...  ^ 



Notary  Public 

March  8 , 1966 


My  commission  expires 


GARRETT  CLIPPER,  Garrett,  Ind. 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


11%  Em  Column 

(138  Points) 

Size 

Number  of  Insertions 

of 

Type 

1 

2 

3 

4 

5% 

.151 

.226 

.301 

.376 

6 

.138 

.207 

.276 

.345 

7 

.118 

.177 

.237 

.296 

7% 

.11 

.166 

.221 

.276 

8 

.104 

.155 

.207 

.259 

9 

.092 

.138 

.184 

.23 

10 

.083 

.124 

.166 

.207 

12 

.069 

.104 

.138 

.173 

Note:  Above  table  is  based  on  a square  of  250  ems. 
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Form  Prescribed  by  State  Board  of  Accounts 


Board  of  Fttbl ,i«  4or  s,rGity ; of -Ft •Wayne 

(Governmental  Unit) 


Allen 


County,  Ind. 


To ®NAL^AZEnH.«^.^ ,.Dr. 

FORT  WAYNE,  INDIANA 


PUBLISHER’S  CLAIM 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 


Body  number  of  lines 

Tail  number  of  lines 


Total  number  of  lines  in  notice 


.JL 

_6 

37 


COMPUTION  OF  CHARGES 


37 ...lines, columns  wide  equals equivalent  lines  at*  226 # 

cents  per  line 

Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 
amount) 


$-806 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


DATA  FOR  COMPUTING  COST 


Width  of  single  column 


ems 


Size  of  type 


point 


Number  of  insertions 2 


Size  of  quad  upon  which  type  is  cast....5.-g: 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the 
credits,  and  that  no  part  of  the  same  has  been  paid. 


amount  claimed  is  legally  due,  after  allowing  all  just 


r JLe— . 


Date October.  5 1 , 19.  65 


Title  ASSISTANT  SECRET^ 


PUBLISHER’S  AFFIDAVIT 


NOTICE  TO  PROPERTY  OWNERS 

Notice  is  hereby  given  by  the  Board 
ot  Public  Works  ot  the  City  of  Fort 
Wayne,  Indiana,  that  on  the  22nd  day 
ot  September.  1965  the  said  Board  deem- 
ing it  necessary  to  make  certain  im- 
provements adopted  the  following: 
DECLARATORY  RESOLUTION 
NO.  1179-1965 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that 
it  is  desired  and  deemed  necessary  to  va- 
cate the  alley  between  Wayne  Street  and 
Washington  Boulevard  from  the  west  prop- 
erty line  of  Webster  Street  to  a point 
139  feet  west  thereof. 

All  as  shown  by  a plan  of  such  pro- 
posed Vacation  as  above  described,  now 
on  file  in  the  Office  of  the  Department 
of  Public  Works  of  the  City  of  Fort 
Wayne,  Indiana. 

The  cost  of  said  Vacation  shall  be 
assessed  against  the  property  beneficially 
affected  thereby. 

The  Board  of  Public  Works  has  fixed 
October  21,  1965  as  the  date  on  which 
remonstrances  will  be  heard  and  consid- 
ered from  persons  interested  therein  or  af- 
fected thereby  and  on  said  day  at  3:30 
p.m.,  the  Board  will  meet  at  its  office 
for  the  purpose  of  taking  final  action  there- 

FRED  S.  EHRMAN, 
ROBERT  W.  DAHMAN, 
GEORGE  F.  GABLE, 
BOARD  OF  PUBLIC  WORKS. 

ATTEST:  KENNETH  McGRAW, 

9—25  10—2  Clerk. 


Indiana  \ 
.....  County  / 


ss: 


Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned ARNOLD  F, SCHERER who,  being  duly  sworn,  says 

. . . ASSISTANT  SECRETARY 

that he  is ...of  the 

JQURNA.LdjAZEI.TE 


DAILY 


newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  \ nf  FORT  WAYNE  INDIANA 

-town  y *■ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for time ®.,  the  dates  of  publication  being 

as  follows: 

_ Septezab9r...2..::.f....l^>5>- 

Octobeg  2 , 1965 


Subscribed  and  sworn  to  before  me  this 5^. day  of. 


-.19. 


65 


Notary  Pub, 

My  commission  expires...  MM.ck.8# 1966 


GARRETT  CLIPPER,  Garrett,  Ind. 
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I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


11%  Em  Column 
(138  Points) 

Size 

Number  of  Insertions 

of 

Type 

1 

2 

3 

4 

5 Vs 

.151 

.226 

.301 

.376 

6 

.138 

.207 

.276 

.345 

7 

.118 

.177 

.237 

.296 

7% 

.11 

.166 

.221 

.276 

8 

.104 

.155 

.207 

.259 

9 

.092 

.138 

.184 

.23 

10 

.083 

.124 

.166 

.207 

12 

.069 

.104 

.138 

.173 

Note:  Above  table  is  based  on  a square  of  250  ems. 


William  J.  Jones 
Planning  Director 


August  17,  1965 


James  T.  White 
Traffic  Engineer 

Please  submit  your  opinion  and  recommendation  of  the  following 
proposed  vacations 

Vacate  the  alley  between  Wayne  Street  and  Washington  Boulevard 
from  the  west  property  line  of  Webster  Street  to  a point  139 
feet  west  thereof. 

Notes  A new  alley  will  be  dedicated  as  shown  on  the  attached 


Donald  E.  Bodeker 
Office  Manager 


DEB sic 
attachs. 


/cc.  Board  of  Public  Works 
(Board  Order  152-1965) 
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Engineering  Department 


425  South  Calhoun  Street 


Fort  Wayne,  Indiana 


August  17,  1965 


Northern  Indiana  Public  Service  Company 
Indiana  & Michigan  Electric  Company 
General  Telephone  Company 

We  have  received  a petition  to  vacate  the  following: 

The  alley  between  Wayne  Street  and  Washington  Boulevard  from  the  west 
property  line  of  Webster  Street  to  a point  139  feet  west  thereof. 

Note:  A new  alley  will  be  dedicated  as  shown  on  the  attached  drawing. 

Please  check  your  easement  requirements  on  the  enclosed  post  cards  and  re- 
turn to  us  as  soon  as  possible. 


Very  truly  yours 


Donald  E.  Bodeker 
Office  Manager 


DEB: 1c 
attachs. 


j/cc:  Board  of  Public  Works 
(Board  Order  152-1965) 


» # - 


nu 

ALLEY 

TO 

BE 

VACATED 

izn 

ALLEY 

TO 

BE 

DEDICATED 

• i* 

Fort  Wayne  2 Indiana 

Date  July  29.  1965 

To  City  Engineer Attention:  Don  Bodeker 

ALLEY  VACATION  - Webster  Street __ 

We  enclose  a letter  from  the  Public  Library  requesting  the  vacation  of  the  alley 
extending  west  from  the  Library  property  line  on  Webster  Street.  We  are  assigning 
a Board  Order  to  this  project;  however,  we  are  not  exactly  sure  of  the  procedure 
Jerry  0*Dowd  will  make  as  attorney  for  the  Library. 


The  Council  in  its  meeting  last  Tuesday  ’’goofed  again”  and  O’Dowd  threatens  to 
take  the  matter  through  Circuit  Court.  If  he  does  not,  of  course,  a Declaratory 
Resolution  should  be  prepared. 


KMc:  jc 
Enel: 


Signed 


Reply: 


September  20,  1965 


BOARD  OF  PUBLIC  WORKS 


1179 


We  are  attaching  a Declaratory  Resolution,  drawing  and  property  ownership  list 
for  vacating  the  alley  between  Wayne  Street  and  Washington  Boulevard  from  the 
west  property  line  of  Webster  Street  to  a point  139  feet  west  thereof. 


Easements  will  not  be  required  because  the  Public  Library  has  made  private 
agreements  with  the  Utility  Companies  to  relocate  all  facilities  involved. 


DEB: lc 


Signed 


SENDER:  REMOVE  8c  KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


Oct.  8,  1965 


1179 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 


pass  Improvement/Resolution  No 

providing  for  the  Vacation  of  the  alley  between  Wayne  Street  and  Washington  Boulevard 
from  the  west  property  line  of  Webster  Street  to  a point  139  feet  west  thereof. 


tailed  plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed  Thursday,  October  21,  1965  at  3:30  pm  in  Conference  Room  102 
a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


eral  Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 


Ewing's  Addition 


Hanna’s  Addition 


Meyer  Investment  & Realty  Corp. 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 


BOARD  OF  PUBLIC  WORKS 


# 

30  152-65 

City  Engineer  Attentions  Don  Bodeker 

ALLEY  VACATION  - abater  Street 


he  enclose  a letter  fro©  the  iublie  Library  requesting  the  vacation  of  the  alley 
extending  west  frora  the  Library  property  line  on  abater  Street,  ive  are  assigning 
a Board  Order  to  this  project j however,  we  are  not  exactly  sure  of  the  procedure 
Jerry  O’Dowd  will  make  as  attorney  for  the  Library. 

The  Council  in  Its  meeting  last  Tuesday  "goofed  again"  and  O’Dowd  threatens  to 
take  the  ratter  through  Circuit  Court.  If  he  does  not,  of  course,  a Declaratory 
Resolution  should  be  prepared. 

BOARD  OP  PUBLIC  WORKS 


KMcs  je 
Enel: 


Kenneth  NcGraw,  Clerk 


THE  PUBLIC  LIBRARY 
OF 

FORT  WAYNE  AND  ALLEN  COUNTY.  IND. 


• FRED  J.  REYNOLDS 
LIBRARIAN 


December  21,  1964 


Board  of  Public  Works 
City  Hall 

Fort  Wayne , Indiana 


Gentlemen : 

The  proposed  new  public  library  for  the  City  of  Fort  Wayne, 
as  designated  by  Bradley  & Bradley,  Architects,  faces  unto 
the  900  Block  of  Webster  Street,  between  Wayne  Street  and 
Washington  Boulevard. 

There  presently  exists  a 14  foot  alley -way  mid-way  in  the 
block,  behind  the  present  public  library  building.  In  order 
to  adopt  the  suggested  design,  it  will  be  necessary  to  vacate 
a strip  of  alley-way  139  feet  extending  west  from  the  library- 
property  line  on  Webster  Street. 

Attached  hereto  is  a scale  drawing  of  the  property  presently 
owned  by  the  Fort  Wayne  Public  Library  indicating  the  pro- 
posed vacated  alley-way. 

As  a substitute  alley -way,  it  is  proposed  that  the  Fort  Wayne 
Public  Library  dedicate  a 161  x 1501  alley-way,  being  a 
parcel  off  of  the  east  side  of  Lot  473,  Block  28,  Ewing* s 
Addition.  This  proposed  new  alley-way  running  north  and  south 
would  provide  an  approach  off  of  Wayne  Street  to  the  new  public 
library  building. 

The  following  utility  services  are  located  in  the  alley-way 
proposed  for  vacating: 

1.  Underground  cables  of  Fort  Wayne  City  Utilities. 
(Relocation  of  these  cables  serving  the  Phenie 
Avenue  Substation  to  be  relocated  at  library  cost.) 


1179 
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2.  A 15*  combination  City  Sewer. 

3.  Northern  Indiana  Public  Service  Co.,  5n  gas  line. 
(NIPSCO  would  use  this  gas  line  to  serve  the  new 

structure. ) 

The  Fort  Wayne  Library  asks  that  a resolution  be  adopted  by  your 
Board  vacating  the  present  alley-way  in  order  to  permit  the 
construction  of  the  new  public  library  building  as  proposed. 

Your  assistance  in  this  regard  will  be  very  much  appreciated. 


Very  truly  yours. 


FJRigls 


Fred  J.  Reynolds, 
Librarian 
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ENGINEtRING 
DEPT.  OF  STREETS 


imOTLj 


TO: 


/ 


Board  of  Public  Works 


DATE February  7y  1969 


SUBJECT:  Board  Order  No.  152-1965 


a — 


Declaratory  Resolution  No.  1179-1965  which  provided  for  the  vacation  of  the 
alley  between  Wayne  Street  and  Washington  Boulevard  from  the  west  property 
line  of  Webster  Street  to  a point  139  feet  west  thereof. 

The  Fort  Wayne  Public  Library  requested  the  above  described  alley  vacation 
in  connection  with  the  construction  of  their  new  building.  It  was  granted 
on  the  condition  that  they  dedicate  a new  alley  to  exit  on  Wayne  Street. 

We  are  attaching  the  original  copy  of  this  alley  dedication  for  your  records. 
An  additional  copy  is  also  attached  which  should  be  filed  with  the  resolution. 


BOARD  of  wsuc  works 


Walter  H.  Meitz 
City  Engineer 


DEB: lc 
attachs . 


cc:  Don  Anderson 
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DEED  OF  DEDICATION 


Bnnlf  b 1 7.  Tags  - ‘fCU 


THIS  INDENTURE  WITNESSETH  THAT  the  Fort  Wayne  Public 
Library,  a Municipal  Corporation  of  the  County  of  Allen,  State 
of  Indiana,  hereby  dedicates  for  public  use  as  an  alleyway, 
and  does  grant,  release  and  quit-claim  unto  the  City  of  Fort 
Wayne,  a Municipal  Corporation  in  Allen  County,  State  of  Indiana, 
the  following  described  real  property  located  in  Allen  County, 
State  of  Indiana,  to  wit: 


The  West  sixteen  feet  (16')  of  the  East 
thirty-five  feet  (3 5 1 ) of  Lot  Number  473  in  ^ 


Hanna's  Addition  to  the  City  of  Fort  Wayne, 

<ov 

Allen  County,  Indiana. 


A, 

4? 


/ 


\ 


The  easement  and  rights  hereby  granted  shall  operate  as 


a covenant  running  with  the  land. 


EXECUTED  this  17th.  day  of  August,  1965 
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FORT  WAYNE  PUBLIC  LIBRARY  and 
its  BOARD  OF  TRUSTEES 


BY: 


Charles  E.  Slater,  President 
ATTEST : 


by 

Philip^T^Sanborn,  Secretary 


DULY  ENTERED  FOR  taxation 

NOV  - 2 1967 


AUDITOR  OF  ALLEPt  COUNTY 


Instrument  A_: 


^51 7 


3- 


Boole  Pagft  ^/~0(d 


STATE  OF  INDIANA) 

) SS: 

COUNTY  OF  ALLEN  ) 

Before  me,  the  undersigned,  a Notary  Public  in  and  for 
said  County  and  State,  this  17th.  day  of  August,  1965,  personal- 
ly appeared  CHARLES  E.  SLATER,  President  and  PHILIP  J.  SANBORN, 
Secretary  of  the  Board  of  Trustees  of  the  Fort  Wayne  Public 
Library,  a Municipal  Corporation  of  Allen  County,  State  of 
Indiana,  and  acknowledged  the  execution  of  the  foregoing  Deed 
of  Dedication. 


IN  WITNESS  WHEREOF,  I have  hereunto  subscribed  my  name 
\?  aitd  .affixed  my  official  seal. 
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J Notary  Public 


if. 


' My'  Commission  Expires: 

-/7Uu  //,  JUX 


This  instrument  was  prepared  by  Jerome  J.  O'Dowd,  Attorney  at  Law. 
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